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BILL NO. S-85-01-/ 7 
SPECIAL ORDINANCE NO. S- AGE OS 


AN ORDINANCE approving Change Order 
No. 1 (Final), Res. 889-83, Reed Road - 
Karen Avenue Sanitary Sewer Extension, 
with Bercot, Inc., in connection with 
the Board of Public Works 8 Safety. 
NOW, THEREFORE, BE IT ORDAINED BY THE COMMON COUNCIL OF 
THE CITY OF FORT WAYNE, INDIANA: 
SECTION 1. That Change Order No. 1 (Final), Res. 889-83 
Reed Road - Karen Avenue Sanitary Sewer Extension, with Bercot, 
Inc., in connection with the Board of Public Works and Safety, fork 
This is a final close out Change Order. 
Certain items have been increased or 
decreased based on the final inspection 
and measurements; 
involving a net decrease of Four Thousand Sixty-Seven and 40/100 
Dollars ($4,067.40), all as more particularly set forth in the 
specifications, and which is on file with the Office of the Board 
of Public Works and Safety, and is by reference incorporated 
herein, made a part hereof and is hereby in all things ratified, 
confirmed and approved. 
SECTION 2. That this Ordinance shall be in full force 


and effect from and after its passage and any and all necessary 


approval by the Mayor. 






Councilmember” 
a 


APPROVED AS TO FORM 
AND LEGALITY 






ruce O. Boxberger, City Attorney 


* 


Read the first time in full and on motion by y > 
seconded by Diea , and duly, adopted, read the Cond time 
by title and referred to the Committee E, Z PES (and the City 

qt be Fels 


E 
Plan Commission for recommendation) and PublicltHearin 


1 fter 
due legal notice, at the Council Chambers, City-County Building, Fort Wayne, 
Indiana, on , the day of 
P AE 
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SANDRA E. KENNEDY, CITY CLE 


Read the th pie ull and on motion by e i 
seconded by , and duly adopted, pla@eqy on its 


passage. PASSED (BOSP) by the following vote: 


DATE: ane too 





AYES NAYS ABSTAINED ABSENT TO=WIT: 


£ 





TOTAL VOTES 
BRADBURY 
BURNS 
EISBART 
GiaQUINTA 
HENRY 

REDD 
SCHMIDT 


STTER 


AS 


TALARICO 


DATE: Pe e ta O 








Wayne, Indiana, as ( 










(SPECIAL) (ZONING MAP) ORDINANCE 
on the AA) day of 


ATTEST: 


£ / 


(Larra! {> LX Uat A YY 
SANDRA E. KENNEDY, CITY CLERK 


Presented by me to the Mayor the City of Fort Wayne, Indiana, 
on the A day of , 19 a y 
at the hour of IN P o'clock b MESES TA 


Approved and signed by me this 


19 AS” at the Nour ot 3 


: : 
O" ELOCK YE aM, BSST: 


WIN MOSES, JR., MAYOR 


hd í =p ¿ O 
CHANGE ORDER 
Change Order No._ 1 (Final) Resolution No._889-83 
Project No. Board Order No. 69-83 
Name of Project: ~ Reed Road - Karen Avenue Date: 12-20-84 
LOS CHILES 
(Contractor) 
Gentlemen: 


You are hereby requested to comply with the following changes from the contract plans and 
specifications: 


Description of Change | | Change in Contract Price 
Description mit Price Decrease Increase 





Net (Decrease) (XHKXEAEE) Contract Price 4,067.40 eae ae 


The sum of $_4,067.40 is hereby (AAXEHXXK) (deducted from) the total contract price 
and the final contract price shall be adjusted as follows: 


Original Contract Price 
Current Contract Price Adjusted by Previous Change Order $ 


— 47,481.04 
New Contract Price including this Change Order $ - - 


$ 43,413.64 


The time provided for completion in the contract for this project is (unchanged) (MAdESASAA ) 
(AIRES) by -0- calendar days due to this Change Order. The date for completion 
of all work shall be November 17, 1984 . Furthermore, this document shall become an 
amendment to the contract and all provisions of the contract shall apply hereto. 


Recommended by: TH. ÍA AG» Chief Engineer Date 20 (Jf 


Accepted by: Hau yi P A = ZO), LME Contractor Date Maintas Zo, MRA 


ra 
Approved by: - City Engineer Date O 12 ga 


Approved by: A MS CS omer Date_/2/2:/8% 


Attested by: 





Date LR~ RE - ki Sa 


ATTACHMENT TO CHANGE ORDER 


[een ee a Ce ae a eee hange in Contract P 
EA AOS O AEPD A ES Decrease Increa 
1 57.5 L.F. |8" pipe per City of Fort Wayne standards 16:72 961.40 


6 57.0 C.Y. [Special Backfill #53 or #73 12.00 


684.00 


| Decrease | 
E) 
E 
ooge 
; | 

1 
y 
1 

14 SUE Stone for Driveway Surface ee 7 ae ee - 300.00 3 
16 | 3.0 s.y. [or Concrete Driveway Replacement 
E ee A 
TE E e a aE 
TETRIS A 
¡AE O A A A 
ERP. AA A SR 
EAS E A EEN 
EXI O 
Total Decrease 

Total Increase MEE 1,368.00 

Net (Decrease) (Exzmewmse ) Contract Price 


TE 


Change Order No. l (Final) _ 
Resolution No. 889-83 
Board Order No. 69-83 


REQUEST AND JUSTIFICATION FOR CHANGE 


Necessity for change: This is a final close out Change Order. Certain items 
have been increased or decreased based on the final inspection and measurements. 











Will proposed change alter size of the project? Yes No X 


If yes, explain 





Affect on operation and maintenance cost of this project: 








-NONE - 














AN 


roject Engineer 


BILL NO. s+85=01=18 


REPORT OF THE COMMITTEE ON CITY UTILITIES 


WE, YOUR COMMITTEE ON CITY UTILITIES © TO WHOM WAS 


REFERRED AN (ORDINANCE) — (RESODUBEON) approving Change Order No. 1 


(Final), Res. 889-83, Reed Road - Karen Avenue Sanitary Sewer Extension, 


with Bercot, Inc., in connection with the Board of Public Works & 


se Safety 





HAVE HAD SAID (ORDINANCE) (RESOLUTION) Pa CONSIDERATION AND BEG 


LEAVE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID ae 


osorno —— dle Chez) 


YES 


THOMAS C. HENRY 
CHAIRMAN 





JANET G. BRADBURY 
VICE CHAIRWOMAN 


A ; DONALD J. SCHMIDT 


JAMES S. STIER“ 


Zone SS. ARZLO CHARLES B. REDD 


J->- iw r SANDRA E. KENNEDY 


CONCURRED IN 
CITY CLERK 


. = weve a” 


‘TITLE OF GRDINANCE Change Order #1 (Final) Res. #889-83, Reed Road - Karen Ave. San. 
SR Se ene = ~ J} Sewer Extensi 


eA i i 





DEPASSVENT. REQUESTING ORDINANCE  Seard.of; Public’ Works & Safety 


SYNOPSIS GF ORDINANCE This is a final close out Change Order. Certain items have 
ba Sh uE t A = 





been increased or decreased based on the final inspection and measurements. 





Bercot; ine. si the Contractox: 




















a To facilitate completion of project. 
EFFECT OF PASSAGE P Pros 











EFFECT OF NON-PASSAGE 


A A A A en] 








MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) Decrease of $4 067-40 





ASSIGNED TO COMMITTEE 


PA A ee A A A A A er 


